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SWCP  Damage  Review 
Committee 


The  MBTA  is  establishing  a 
Damage  Review  Committee  to 
monitor  claims  of  construc- 
tion-related damage  to  pro- 
perty adjacent  to  the  South- 
west Corridor  Project  right- 
of-way.     After  inspection 
and  review,   the  Committee 
will  recommend  appropriate 
action  to  expedite  settle- 
ment of  property  damage 
claims. 

The  SWCP  Damage  Review 
Committee  will  function  in 
a  similar  manner  as  a  com- 
mittee established  in  Somer- 
ville  on  the  Red  Line  North- 
west Extension.     This  com- 
mittee conducted  a  most  ef- 
fective process  which  was 
responsible  for  settling 
claims  expeditiously  with 
the  approval  and  acceptance 
of  the  community.     It  has 
been  considered  a  landmark 
en-uri:  ana  "is"  believed  to 
be  the  first  of  its  kind 
ever  run  by  a  public  agency. 

In  the  SWCP  communities 
of  the  South  End,  Roxbury, 
and  Jamaica  Plain  where  re- 
sidences and  businesses  are 
located  close  to  the  con- 
struction activities,  ade- 
quate response  to  individual 
damage  claims  is  especially 
important.     In  spite  of  the 
many  special  precautions 
which  have  been  taken  to 
prevent  any  damage  to  adja- 
cent structures  during  SWCP 
construction,  it  is  possible 
that  some  damage  may  occur 
in  such  a  densely  built 
area. 

All  MBTA  contractors  on 
the  Southwest  Corridor  Pro- 
ject are  required  to  carry 
insurance,  but  their  insu- 
rance carriers  may  determine 
that  the  contractor  is  not 
at  fault  for  some  damage 
claims  and  may  issue  a 
denial  of  liability.  If 
that  happens  and -the  party 
claiming  damage  is  not  sa- 
tisfied,  the  Damage  Review 
Committee  will  independently 
inspect  the  property,  review 
the  case  and  prepare  recom- 
mendations including  techni- 
cal reports.     These  reports 
will  be  submitted  to  the 
MBTA  SWCP  Coordination  Of- 
fice . 

George  Holland,  Manager 


of  the  Coordination  Office 
will  chair  the  Damage  Review 
Committee  and  the  Coordina- 
tion Office  will  provide 
staff  support.     Other  mem- 
bers of  the  Committee  in- 
clude the  consultant,  a  reg- 
istered professional  engi- 
neer from  the  MBTA  staff, 
and  an  outside  architect  or 
engineer.     The  Committee 
will  determine  the  validity 
of  damage  claims.     In  the 
event  that  the  Committee 
determines  that  damage  is 
related  to  Southwest  Corri- 
dor construction  activities, 
the  Southwest  Corridor  Coor- 
dination Office  may  direct 
the  consultant  to  provide 
written  cost  estimates  for 
repair  of  damages.  These 
estimates  will  be  used  as 
the  basis  for  damage  claim 
settlements  by  the  MBTA. 
This  process  should  be  in 
place  and  operating  this 
year- 

It  is  hoped  that 
through  this  process,  equit- 
able judgments  and  fair  set- 
tlements can  be  made  for 
legitimate  claims  in  a 
shorter  time  than  would  be 
required  by  usual  settlement 
methods . 


Resumen  en 
Espanol 

El  MBTA  estS  formando  un 
ComitS  para  Revision  de  Da- 
fios que  se  encargara'  de  dar 
curso  a  las  alegaciones  de 
dafios  causados  a  las  pro- 
piedas  adyacentes  al  ferro- 
carril,  en  el  Proyecto  del 
Corredor  Suroeste,  por 
motive  de  la  construction. 
Despue's  de  la  debida 
inspecci6n  y  revisidn  de  las 
reclamaciones ,  el  Comitfi  re- 
comendarS  la  accidn  apropia- 
da  a  tomar  para  la  ma's  pron- 
ta  resolucidn  de  estas  re- 
clamaciones por  dafios  a  la 
propiedad . 

El  ComitS  para  Revision 
de  Dafios  del  SWCP  operarS  de 
manera  similar  a  la  de  un 
comite"  organizado  en  la  Ex- 

(Continua  en  la  pag.  4) 


CORRIDOR  NEWS 


Southwest 
Corridor 
Project 
Newsletter 


vol.  2  no.9 


SWCP  Model 


For  the  past  several  months, 
the  F.W.  Dixon  Company  of 
Woburn  has  been  constructing 
a  large  model  of  the  entire 
Southwest  Corridor  Project 
from  South  Cove  to  Forest 
Hills.     Built  at  the  scale 
of  one  inch  equals  40  feet, 
the  model  is  over  50  feet 
long  and  averages  three  feet 
in  width.     It  has  been  built 
in  segments  that  are  each 
about  six  feet  long  and  are 
designed  to  fit  on  separate 
tables . 

The  SWCP  model  shows 
the  cut  of  the  transit  and 
railroad  right-of-way,  the 
hills  and  valleys  of  Corri- 
dor topography,  and  all  of 
the  buildings  located  along 
the  Corridor.     Some  of  these 
buildings  are  simple  blocks 
of  wood,  but  new  stations, 
landmark  buildings,  and  new 
developments  are  shown  in 
greater  detail.  These 
buildings  are  realistically 
portrayed  to  show  door  and 
window  openings,  colors,  and 
materials  as  fine  as  brick 
courses.     To  show  this  kind 
of  fine  detail,  the  landmark 
buildings  are  made  out  of 
plexiglas  and  metal  rather 
than  wood.     In  addition  to 
buildings  and  landforms, 
final  landscaping  is  also 
shown  on  the  model. 

The  model  has  been 
built  to  show  how  the  Corri- 
dor will  look  after  all  the 
construction  is  completed. 
The  model  may  not  appear 
very  often  with  all  the  seg- 
ments put  together,  but  be- 
cause each  segment  has  been 
carefully  chosen  to  match 
station  areas,   these  pieces 
will  be  useful  to  show  the 
Corridor  at  community  meet- 
ings.    It  will  be  particu- 
larly helpful  when  develop- 
ment of  various  parcels  is 
discussed. 

Kaiser  Engineers,  Inc./ 
Fay,  Spofford  &  Thorndike, 
Inc . ,  SWCP  coordinating  en- 
gineers, were  responsible 
for  coordinating  the  produc- 
tion of  the  model  by  F.W. 
Dixon.     The  Section  Planners 
\ 


This  portion  of  the  model  (north  towards  top)  shows 
the  new  deck  at  Minion  Street  and  the  new  Green 
Street  Station  of  Ihe  Southwest  Corridor  Project  In 
Section  III,  Jamaica  Plain.  The  Seclion  III  portion  ol 
the  model,  excluding  Forest  Hills,  is  now  on  display 
at  Ihe  Section  III  Field  Office,  658  Centre  Street, 
Jamaica  Plain.  The  Field  Office  Is  open  Tuesdays 
and  Fridays  from  9:00  a.m.  to  5:00  p.m.. 

and  engineers  at  the  three 
Section  Designers  offices 
provided  information  to 
build  the  model  and  moni- 
tored the  work  as  the  model 
took  shape . 

Resumen  en 
Espanol 

Durante  los  ultimos  meses, 
la  Companla  F.W.  Dixon,  de 
Woburn,  ha  estado  fabricando 
una  maqueta  de  gran  tamafio 
del  Proyecto  del  Corredor 
Suroeste  completo,  desde 
South  Cove  hasta  Forest  Hills. 
Con  una  escala  de  1  pulgada 
por  cada  40  pies ,  el  modelo 
mide  mas  de  50  pies  de  largo 
y  tiene  un  promedio  de  tres 
pies  de  ancho.     Se  ha  con- 

(Continua  en  la  pag.  4) 
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Construction  Updates 


Dartmouth  Street  detours  which  wen)  into  effect  In  the  (all  of  1982. 


Section  I 


The  West  Newton  St.  Bridge 
and  sidewalk  were  reopened 
to  vehicular  and  pedestrian 
traffic  in  September.  Other 
work  now  under  way  in  the 
097-115  Contract  includes 
completion  of  the  base  slab 
for  railroad  and  transit 
tracks  north  of  the  West 
Newton  St.  Bridge  and  pre- 
paration for  pouring  the 
center  wall. 

At  Massachusetts  Avenue 
work  continues  on  the  bridge. 


South  of  the  bridge,  the 
rusticated  walls  and  base 
slab  for  the  railroad  tracks 
have  been  installed.  The 
Camden  St.  walkway  has  been 
closed,  but  Mass.  Ave. 
bridge  remains  open  to  pe- 
destrians and  vehicles  dur- 
ing reconstruction.  Excava- 
tion in  the  area  between 
West  Newton  St.  and  Mass. 
Ave.  resumed  in  October. 

Under  the  097-120  Con- 
tract, excavation  has  begun 
from  Harcourt  St.  Pile- 
driving  begins  as  the  site 
is  excavated.     The  concrete 
piles  are  pre-augered  so 
that  they  need  to  be  driven 


only  about  the  last  20  feet. 

Work  on  the  reconstruc- 
tion of  the  Dartmouth  St. 
bridge  is  underway.  The 
bridge  is  closed  to  both  ve- 
hicles and  pedestrians. 
Southbound  traffic  is  de- 
toured  to  the  Clarendon  St. 
bridge,  and  northbound  traf- 
fic is  detoured  to  Berkeley 
St.     Pedestrian  crossings 
are  available  at  West  Can- 
ton/Harcourt  St.  and  at 
Clarendon  St.     The  Berkeley 
St.  bridge  remains  open  to 
pedestrians  and  a  single 
lane  of  traffic. 

Another  part  of  this 
contract  is  the  underpinning 
of  the  foundations  of  the 
Heath  Building  and'  the  Na- 
tional Parking  Garage  to  ac- 
commodate the  new  track  a- 
lignment  at  Back  Bay  Station. 


Seccion  I 


El  puente  y  la  acera  de  la  - 
calle  West  Newton  se  abrie- 
ron  de  nuevo  al  trSfico  de 
vehlculos  y  de  peatones  en 
Septiembre.    Otro  trabajo 
ahora  en  progreso,  en  el 
Contrato  097-115,  incluye  la 
terminaci6n  de  la  base  de 
hormigSn  para  las  vfas  de 
trSnsito  y  de  ferrocarril, 
al  norte  del  Puente  de  la 
calle  West  Newton,  y  la  pre- 
paracidn  para  echar  el  muro 
central. 

La  obra  en  el  puente 
continua  en  Massachusetts 
Avenue.    Al  sur  del  puente, 
se  han  instalado  los  muros 
estriados  y  la  base  de  hor- 
migSn de  la  via  del  tren. 


El  paso  para  los  peatones  en 
la  calle  Camden  ha  sido  cer- 
rado,  pero  el  puente  de 
Mass.  Ave.  permanece  a- 
bierto  a  peatones  y  vehlcu- 
los durante  la  reconstruc- 
ci6n.     La  excavaci6n  del 
area  entre  la  calle  West 
Newton  y  Mass.  Ave.  se  re- 
sumi6  en  octubre. 

De  acuer,do  con  el  Con- 
trato 097-120,  ha  comenzado 
la  excavacidn  desde  la  calle 
Harcourt.     Los  pilotes  se 
empezaran  a  colocar  segun  se 
va  excavando  el  terreno. 
Antes  de  clavar  los  pilotes 
se  hace  la  excavacion  para 
que  no  haya  que  clavar  mSs 
que  los  filtimos  20  pies 
aproximadamente . 

Ya  ha  comenzado  el  tra- 
bajo de  reconstruccidn  del 
puente  de  la  calle  Dart- 
mouth.    El  puente  se  ha 
cerrado  a  los  vehlculos  y 
los  peatones.     El  trafico 
hacia  el  sur  se  desvfa  en  el 
puente  de  la  calle  Clarendon, 
y  el  del  norte  se  desvla  en 
la  calle  Berkeley.  Los 
cruces  para  peatones  se  en- 
cuentran  en  las  calles  West 
Canton  y  Harcourt,  y  en 
Clarendon.     El  puente  de  la 
calle  Berkeley  permanece  a- 
bierto  a  los  peatones,  asf 
como  para  una  sola  linea  de 
trSfico. 

Este  contrato  tiene 
otra  parte  correspondiente 
a  la  redistribuc±oti-Je  las 
cargas  del  Edificio  Heath 
y  del  National  Parking  Ga- 
rage para  acomodar  la  nueva 
colocaci6n  de  la  vfa  en  la 
Estacidn  de  Back  Bay. 


II  111 


The  new  Tremont  Street  bridge  opened  in  October,  1982 


Granite  In  place  along  the  reconstructed  Columbus  Avenue. 


Section  II 


Contract  097-216  has  begun 
in  the  Jackson  Square, 
Bromley  Heath  area.  Lamar- 
tine  Street  between  Centre 
Street  and  Heath  Street  has 
been  closed  to  thru  traffic 
and  construction  has  begun 
on  the  parking  area  for 
Bromley  Heath  residents.  A 
detour  road  is  being  built 
and  all  Centre  Street  traf- 
fic at  Jackson  Square  will 
be  detoured  while  contrac- 
tors build  a  new  intersec- 
tion in  the  area.  The 
Joint  Venture  of  Schiavone 
Construction  Co. /Modern 
Continental  Construction 
Co.  will  be  the  contractor 
for  this  segment  of  Section 
II. 

Further  north,  the  Ce- 
dar Street  bridge  is  nearing 
completion  and  should  be 
open  to  traffic  in  the  fall. 
The  Anita  Terrace  and  Lower 
Koxbury  Street  area  has 


been  completed  and  reopened 
to  local  residents  only. 
The  Prentiss  Street  bridge 
area  will  be  under  construc- 
tion this  fall. 

Contract  No.  097-217 
has  begun.     This  Contract 
involves  the  building  of 
the  boat  section  and  deck 
in  front  of  the  Mission 
Hill  Extension  High-rise 
Apartments  between  Prentiss 
and  Ruggles  Streets. 

Finally,  most  of  the 
newly  reconstructed  Columbus 
Avenue  will  be  opening  in 
fall  of  1982. 


Seccion  II 


El  Contrato  II  097-216  ha 
comenzado  en  la  zona  de 
Jackson  Square  y  Bromley 
Heath.     La  calle  Lamartine 
entre  las  calles  Centre  y 
Heath  ha  sido  cerrada  para 

(Continua  en  la  pag.  4) 
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Planificadora  de  la 
Seccion  I 


Mary  Snyder,  KE/FST 
One  Beacon  Street 
Boston,  MA  02116 
Tel.  523-8300 


Forest  Hills  Construction 


Construction  in  the  Forest 
Hills  area  is  scheduled  to 
begin  in  early  1983,  follow- 
ing receipt  of  bids  on  the 
first  contract  in  October. 
In  order  to  accommodate 
traffic  flow  and  the  appro- 
priate grouping  of  construc- 
tion activities,  several 
major  construction  phases 
are  planned,  as  illustrated 
on  the  accompanying  dia- 
grams . 

The  first  contract 
(097-306)  will  include  the 
areas  to  the  north  and  south 
of  the  Forest  Hills  Station. 
The  two  major  phases  of  this 
contract  are  illustrated  in 
Diagrams  A  S  B.     Since  the 
new  station  is  currently 
being  redesigned,  the  line 
and  station  contracts  were 
separated  so  that  the  work 
can  proceed  as  scheduled. 
Contract  097-320   (See  Dia- 
gram C) ,  for  the  new  Forest 
Hills  Station,  will  be  bid 
in  approximately  one  year. 
Finally,  after  the  new  sta- 
tion and  relocated  Orange 


Line  are  operational  in  late 
1986,  Contract  097-310  (See 
Diagram  D)  will  commence . 

An  important  feature 
that  has  been  designed  into 
all  of  the  construction  pha- 
ses in  Forest  Hills  is  the 
maintenance  of  pedestrian 
and  vehicle  flow.  Traffic 
rerouting  will  be  made  as 
smooth  as  possible  through 
the  use  of  temporary  road- 
ways.    Orange  Line  elevated 
trains,  buses,  and  Green 
Line  trolleys  will  remain 
operational  throughout  the 
construction  process. 

The  accompanying  dia- 
grams illustrate  the  areas 
of  Forest  Hills  which  will 
be  under  construction  during 
each  of  the  major  phases. 
The  shaded  portions  of  the 
diagrams  show  the  general 
locations  of  construction 
activities;  the  diagrams  are 
not  intended  to  show  the 
specific  details  concerning 
types  of  work,  detours,  or 
duration. 


Resumen  en  Espanol 


El  comienzo  de  la  construc- 
ci6n  en  la  zona  de  Forest 
Hills  estS  senalado  para 
principios  de  1983,  despues 
que  se  lleve  a  subasta  el 
pr-imar  .nantrato  en  octubre. 
Con  el  fin  de  acomodar  la 
corriente  de  trafico  y  la 
conveniente  agrupaci6n  de 
las  actividades  de  la  con- 
strucci6n,  se  han  planeado 
varias  fases  importantes  de 
la  construccion,  segun  se 
indica  en  los  diagramas  que 
se  acompanan. 

El  primer  contrato 
(097-306)   incluira  las  zonas 
al  norte  y  sur  de  la  Esta- 
ci<5n  de  Forest  Hills.  Las 
dos  mayores  fases  de  este 
contrato  se  ilustran  en  los 
Diagramas  A  &  B.     Como  la 
nueva  estacifin  se  esta  vol- 
viendo  a  disenar  actual- 
men  te,  los  contratos  de  la 
llnea  y  los  de  la  estaciSn 
se  separaron  para  que  el 
trabajo  pudiera  proseguir 
dentro  del  tiempo  estipula- 
do.     El  Contrato  097-320 
(Ver  Diagrama  C) ,  para  la 
nueva  Estacion  de  Forest 
Hills,  saldrS  a  subasta  den- 
tro de  un  afto  aproximada- 
mente.     Finalmente,  despues 
que  la  nueva  estacion  y  la 
Llnea  Naranja  relocalizada 


esten  funcionando  a  finales 
de  1986,  se  dar£  comienzo 
al  Contrato  097-310  (Ver 
Diagrama  D) . 

Un  aspecto  importante 
que  se  ha  tornado  en  cuenta 
en  el  diseno  de  todas  las 
fases  de  la  construcci6n  en 
Forest  Hills  es  el  mantener 
abierto  el  transito  de  pea- 
tones  y  de  vehlculos.  Los 
cambios  en  las  rutas  del 
trafico  se  trataran  de 
facilitar  con  el  uso  de 
pasos  provisionales.  Los 
trenes  del  elevado  de  la 
Llnea  Naranja,  los  auto- 
buses, y  los  tranvias  de  la 
Llnea  Verde  seguirSn  fun- 
cionando durante  el  proceso 
de  construcci6n. 

Los  dibujos  anexos 
ilustran  las  zonas  de  Forest 
Hills  que  estaran  incluldas 
en  la  construcci<5n  durante 
cada  una  de  las  fases  prin- 
cipales .     Las  partes  som- 
breadas  en  los  dibujos  mues- 
tran  zonas  donde  se  llevaran 
a  cabo  las  actividades  de 
construcci6n;  los  dibujos  no 
pretenden  indicar  detalles 
especlficos  con  respecto  a 
los  tipos  de  trabajos,  des- 
vios ,  o  duracion  de  los 
mismos. 


Section  III  contract  locations. 


Section  IE  Planner 

Planificadora  de  la 
Secci6n  H 


Dee  Primm,  PRC  Harris 
67  Long  Wharf 
Boston,   MA  02110 
Tel.  723-1700 


Contract  097-306,  Lin*  Construction:  During  this  second  major  phase  of  Contract  097-006,  the  major  portions 
of  the  concrete  trackway  on  the  northern  and  southern  aides  of  the  Forest  Hills  Station  will  be  built.  The 
concrete  retaining  wall  and  boat  section  for  the  Needham  Branch  and  Orange  Line  Storage  Yard  will  also  be 
constructed.  The  Green  Line  tracks  will  be  temporarily  relocated  on  a  completed  segment  of  the  Washington 
Street  Bridge,  and  additional  portions  of  this  bridge  will  be  constructed.  A  temporary  roadway  will  be  built  to 
connect  South  Street  and  Hyde  Park  Avenue.  The  new  Crossover  Street,  between  Washington  Street  and 
Hyde  Park  Avenue,  will  begin  operating  during  this  phase  of  the  work. 


Contract  097-306,  Line  Construction:  This  first  phase  of  work  will  concentrate  on  the  construction  of  two  new 
bridges  and  road  and  utility  reconstruction.  The  new  Crossover  Street,  located  south  of  the  station  and  con- 
necting Washington  Street  and  Hyde  Park  Ave.,  will  be  constructed  In  conjunction  with  the  boat  section 
below  IL  The  Weshlngton  Street  utility  bridge  and  the  portion  of  the  bridge  which  will  carry  the  temporary 
Green  Line  tracks  will  be  built  north  of  the  Casey  overpass.  The  southerly  portion  of  new  Washington  Street 
south  of  the  new  Crossover  Street  will  be  built,  and  portions  of  other  streets  as  Indicated  on  the  diagram  wtll 
be  reconstructed. 


B 


Contract  097-320,  Station  Construction:  Under  this  contract  the  New  Forest  Hills  Station  will  be  constructed 
west  of  the  existing  station.  A  portion  of  the  trackway  running  underneath  the  station  will  be  completed  to  tie 
In  with  the  boat  section  built  In  earlier  phases.  New  Washington  Street  will  be  completed  from  Crossover 
Street  to  South  Street  on  the  west  aide  of  the  new  station.  Following  completion  of  this  contract  and  other 
SWCP  construction,  Including  trackway  and  systems,  the  new  line  can  become  operational.  Portions  of  this 
phase  of  the  work  may  begin  before  the  completion  of  the  preceding  097-306  contract. 


Contract  097-310,  Completion  of  the  Forest  Hills  Area:  During  this  contract  the  existing  Forest  Hills  Station 
will  be  removed,  along  with  the  remaining  elevated  track  south  of  the  station  and  approximately  300'  north  of 
the  Casey  Highway.  The  remainder  of  the  Orange  Line  Elevated  tracks  will  be  removed  In  a  future  contract.  A 
new  grade-level  parking  lot  will  be  built  along  Hyde  Park  Avenue,  and  the  area  to  the  east  ol  the  new  station 
will  be  completed.  The  Green  Line  tracks  will  be  relocated  Into  their  final  position  near  the  station,  and  the 
New  Washington  Street  bridge  will  be  completed. 


Ennnn...  — 

Completed  Site  Plan:  Thle  drawing  llluetrates  th.  dealgn  concept  lor  th.  FonHt  Hill,  area  Since  the  Fore.t 
Hills  Station  Is  still  under  design,  this  Illustration  only  approrimatee  what  the  Immediate  station  area  win  ioo« 
like. 


Section  HI  Planners 

Planificadores  de  la 
SecdDnlll 


Don  Grinberg, 

Mary  McColgan,  HNTB 

Suite  3050,  Prudential  Center 

Boston,  MA  02199 

Tel.     267-6710   p 


La  Maqueta  del  SWCP       (continuado  de  la  pag.  1) 


strufdo  por  secciones  de 
seis  pies,  aproximadaraente, 
que  seran  colocadas  en  mesas 
separadas . 

La  maqueta  del  SWCP 
muestra  el  corte  transversal 
de  las  vfas  de  trSnsito  y  de 
ferrocarril,  las  elevaciones 
y  los  valles  de  la  topogra- 
ffa  del  Corredor,  y  todos 
los  edificios  situados  a  lo 
largo  del  mismo.     Algunos  de 
estos  edificios  son  sencil- 
los  bloques  de  madera,  pero 
las  estaciones  nuevas ,  los 
edificios  historicos  y  los 
desarrollos  nuevos  se  mues- 
tran  con  mas  detalle.  Estos 
edificios  se  nan  reproducido 
realfsticamente,  mostrando 
las  aperturas  de  las  puertas 
y  las  ventanas,  los  colores, 
y  aun  los  materiales,  tales 
como  los  ladrillos  de  los 
senderos.     Para  mostrar  este 
tipo  de  detalle  minucioso, 
los  edificios  hist6ricos  es- 
tan  hechos  de  plexiglas  y  de 
metal,  m5s  bien  que  de  made- 
ra.     AdemSs  de  los  edifi- 
cios y  de  las  configura- 
ciones  del  terrero,  tambien 
se  muestran  las  Sreas  verdes 
ya  conclufdas. 


El  modelo  ha  sido  con- 
struido  para  mostrar  cdmo  se 
ha  de  ver  el  Corredor  una 
vez  terminado  el  proyecto. 
Es  posible  que  el  modelo  no 
aparezca  sierapre  con  todas 
las  secciones  armadas,  pero 
debido  a  que  cada  secci6n  ha 
sido  cuidadosamente 
seleccionada  para  correspon- 
der  con  las  zonas  de  las  es- 
taciones,  las  piezas  serari 
utiles  para  mostrar  el 
Corredor  en  las  reuniones  de 
la  comunidad.     Esto  sera" 
particularmente  beneficioso 
cuando  se  discuta  el  desar- 
rollo  de  las  distintas  par- 
celas . 

Kaiser  Engineers,  Inc./ 
Fay,  Spofford  &  Thorndike, 
Inc.,  los  ingenieros  coor- 
dinadores  del  SWCP,  fueron 
los  responsables  de  coordi- 
nar  la  produccidn  del  modelo 
por  F.W.  Dixon.     Los  Plani- 
ficadores  de  Seccidn  y  los 
ingenieros  de  las  tres  ofi- 
cinas  de  Disenadores  de  Sec- 
ci6n  suministraron  la  in- 
formacifin  para  construir 
el  modelo  y  supervisaron  el 
trabajo  segun  el  modelo  iba 
tomando  forma . 


On  August  19, 1982,  Ihe  Field  Engineering  Training  Program  held  Us  Fourth  Annual  Family  Nlghl/Award  Cere- 
mony. Representing  the  MBTA  at  Ihe  ceremony  were  (from  righl):  General  Manager  James  O'Leary,  George 
Holland,  Jack  Leary  and  Peter  Calcaterra. 


Seccion  II 

(continuado  de  la  pag.  2) 


el  trSfico  de  paso  y  la  con- 
struction en  la  zona  de  es- 
tacionamiento  de  los  residen- 
tes  de  Bromley  Heath  ha  co- 
menzado.     La  Empresa  Cornun 
de  Schiavone  Construcion  Co./ 
Modern  Continental  Construc- 
tion Co.  sera  el  contratista 
para  esta  parte  de  la  Sec- 
cion II. 

Ma's  hacia  el  norte,  los 
puentes  de  las  calles  Cedar 
y  Tremont  estSn  siendo  ter- 
minados  y  deberan  estar 
abiertos  al  trafico  en  el 
otono.     La  zona  de  las 
calles  Anita  Terrace  y  Lower 
Roxbury  ha  sido  terminada  y 
se  abrirS  de  nuevo  a  los 
residentes  locales  flnica- 
mente.     Este  otofio  se  empe- 
zarS  la  construcci6n  en  la 
zona  del  puente  de  la  calle 
Prentiss. 

El  Contrato  097-217  ha 


Trainees  at  Ihe  ceremony.  This  ceremony  marked 
the  close  o(  the  current  phase  of  the  Training  Pro- 
gram, which  focused  on  field  engineering  and  con- 
structlon  management  of  the  Southwest  Corridor 
Project. 

comenzado.     Este  contrato 
comprende  la  fabricacifin 
de  la  seccion  de  caj<5n  y  la 
plataforma  en  frente  de  los 
Departamentos  de  la  Exten- 
sion de  Mission  Hill  entre 
las  calles  Prentiss  y 
Ruggles . 

Por  (iltimo,  casi  toda 
la  recien  reconstruida  Co- 
lumbus Avenue  quedara"  abier- 
ta  en  el  otofio  de  1982 . 


Dan  Ocaslo  (left)  and  Don  Grinberg  Inspect  the 
SWCP  model  under  construction  at  the  F.W.  Dixon 
Co. 


Visitors  view  a  portion  of  the  model  on  dlaplay  at  the 
American  Public  Transit  Association  Convention, 
held  In  Boston  In  October,  1982. 


Comite  para  Revision 


de  Danos 
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tensi6n  de  la  Linea  Roja,  en 
Somerville.     El  comite  de- 
sarrollo  un  proceso  de  gran 
eficacia  en  la  pronta  reso- 
luci6n  de  las  reclamaciones 
y  obtuvo  la  aprobacifin  y  la 
aceptacion  de  la  comunidad. 
Considerado  como  un  esfuerzo 
notorio,  se  cree  que  es  el 
primero  en  su  clase  que  haya 
efectuado  una  agenda  pu- 
blica. 

En  las  comunidades  del 
SWCP  en  el  South  End,  Rox- 
bury, y  Jamaica  Plain,  donde 
las  residencias  y  los  comer- 
cios  estan  situados  cerca  de 
las  actividades  de  la  con- 
strucci6n,  es  de  especial 
importancia  que  se  le  de" 
una  respuesta  adecuada  a  las 
reclamaciones  individuales 
por  danos .     A  pesar  de  las 
muchas  precaucicnes  especi- 
ales  que  se  han  tornado  para 
prevenir  todo  dafio  a  las  es- 
tructuras  adyacentes  durante 
la  construcci6n  del  SWCP, 
siempre  existe  la  posibili- 
dad  de  que  ocurra  algun  dano 
en  una  zona  tan  densamente 
poblada. 

Todos  los  contratistas 
del  Proyecto  del  Corredor 
Suroeste  tienen  la  obliga- 
ci6n  de  estar  asegurados, 
pero  sus  companias  de  seguro 
pueden  determinar  que  el 
contratista  no  es  respons- 
able  en  alguna  reclamaci6n 
por  danos  y  emitir  una  nega- 
ci6n  de  responsabilidad.  Si 
eso  occure,  y  la  parte  que 
esta"  reclamando  danos  no 
queda  satisfecha,  el  Comite" 
para  Revisi6n  de  Danos  tiara1 
una  inspecci6n  independiente 
de  la  propiedad,  revisarS  el 
caso  y  preparara  sus  reco- 
mendaciones  adjuntando  los 
reportes  t^cnicos.  Estos 
reportes  serSn  presentados  a 
la  Oficina  Coordinadora  del 
MBTA  SWCP. 

George  Holland,  Direc- 
tor de  la  Oficina  Coordina- 
dora, presidirS  el  Comite* 


para  Revision  de  Danos,  y  la 
Oficina  Coordinadora  provee- 
ra  el  apoyo  de  su  personal. 
Otros  miembros  del  Comite" 
seran  el  consultor,  un  in- 
geniero  profesional  registra- 
do,  un  miembro  del  MBTA,  y 
un  arquitecto  o  un  ingeniero 
independiente.     El  comite" 
determinara  la  validez  de 
las  reclamaciones  por  danos. 
En  el  caso  que  el  Comite"  de- 
termine que  el  dafio  esta  re- 
lacionado  con  las  activida- 
des de  la  construccidn  en  el 
Corredor  Suroeste  ^^..juPf 
na  Coordinadora  del  Corredor 
Suroeste  podra  ordenar  al 
consultor  que  provea,  por 
escrito,  presupuestos  de 
costo  para  la  reparacion  de 
danos .     Estos  presupuestos 
ser5n  usados  por  el  MBTA  co- 
mo base  para  el  pago  de  re- 
clamaciones por  danos.  Este 
proceso  debera  estar  esta- 
blecido  y  en  funciones  este 
aho. 


Since  September,  1982,  Mary  McColgan  has  been 
working  as  Section  III  planner.  Mary  hat  been  an 
employee  of  HNTB  since  January,  1980,  and  la  a  resi- 
dent of  Weat  Roxbury.  She  will  be  at  the  Field  Office, 
658  Centre  Street,  Jamaica  Plain,  from  9  to  5  on 
Tuesdays  and  Fridays.  Don  Grinberg  will  continue 
his  assistance  with  Forest  Hills  Station,  the  Art  Pro- 
gram, and  development. 
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